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Announced in June 2010, the NSS is a long-term plan to renew fleets of the Royal Canadian 
NaVy (R<^ and Canadian Coast Guard (CCG). The objectives of the strate^ are to: 

• Renew the R^ and CCG fleets in a timely and affordable manner; 

• ' Create a sustainable marine sector in Canada; and, 

• Encourage economic benefits for Canadians. 

A key feature of the NSS was a decision to build vessels in Canada. Folloy/ing a national 
coiripetitive process, two Canadian shipyards were identified as strategic sources of supply: 
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Irving Shipbmlding International (ISI) for the Combat package and Vancouver Shipyards (VSY) 
for the Non-Combat package. 

Communicated acWeycments under the NSS typically focus on economic benefits. As part of 
the new strategic felationslnpii the t^ shipyards made sighificatit inveshnents to upgrade their 
facilities to meet the requir^ents of a riioderh Canadian fleetj^including $170 million at VSY 
and $350 million at ISI. Together the shipyards directly employ 2,770 individuals, and have 
contracts with suppliers from across Canada. 


There has also been legible progress with respect to ship, cpnstructipn. On December 8,2017, 
VSY launched the fest Offshore Fisfieries Science Vessel IDFS'V^ first large vessel 
desij^ed and built under the NSS. ISI has also fully assembled the three “mega-blocks” of the 
first Arcfic Offshore Patrol Ship (AOPS), to make up the entire vessel. 



• At ISI : The Combat package of ships includes 5 t 6 AOP S and 15 Chadian Surface 
Combatants (CSC). ISI recently revised its constructiph schi^ule to reflect delays in the 
deliv^ of AOjPS vessels of up to six months. iSl is dsp forecasting a produetion gap 
between die construction of the AQPS and the CSC that mil likoiy Start in 2019, The 
timihg and scale of the gap is depehdaht on^hether there will be sufficient funding 
availablevtd exercise an option for a 6* ACfPS after aecouhtirig fbr Post escalation, as 
Well as the timing Of die design schedule for the CSC. 


• At VSY: The Non-COmbat package of ships includes 3 OFSVs, 1 Offshore 
Oceanographic Science Vessel (0OSV)j 2 Joint Support Ships (JSS), and 1 Polar 
Icebreaker. For the OFSVs, which are currentl y Under construction, we Understand 
from discussions with-'CCG 
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